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Message Text 

UNCLASSIFIED 

PAGE 01 SEOUL 00501 191044Z 
ACTION FBOE-OO 

INFO OCT-01 EA-09 ISO-OO SY-05 ST-01 /016W 

191047Z 094358/15 

P R 190822Z JAN 77 
FM AMEMBASSY SEOUL 
TO SECSTATE WASHDC PRIORITY 1615 
INFO AMCONSUL HONG KONG 

UNCLAS SEOUL 0501 

STATE FOR A/FBO AND A/SY/FO 

HONG KONG FOR RSS AND RTC 

E.O. 11652: N/A 
TAGS: ABLD, ASEC 

SUBJECT: SECURITY MODIFICATIONS, OBX, PROPERTY NO. 01310 
REF: 76 STATE 234733 

1 . TO CARRY OUT SECURITY RECOMMENDATIONS IN THE OBX LOBBY AS 
OUTLINED BY REFTEL, FOLLOWING COST ESTIMATE OF $9,400.00 IS 
SUBMITTED. IF POST TO FUND. REQUEST FUNDS INCREASE. (ALL 
TRANSPARENT ITEMS ARE 1 1/4" LEXGARD FACED WITH 1/4" SAFETY 
GLASS.) 

ITEM UNIT COST QTY AREA/LENGTH COST ($) 

DOORS 5.10 SF 2 45.39 SF 231.49 

SIDELIGHTS 5.10 SF 2 98.34 SF 501.53 

TRANSOM 5.10 SF 1 13.46 SK 68.65 

HARDWARE 300.00 LS - - 300.00 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 SEOUL 00501 191044Z 
DOOR, TRANSOM- 

SIDE LIGHT FRAMES 1.50 LF - 764 LF 1.146.00 
WINDOW-M.G. TO VEST. 5.10 SF 1 388 SF 1,978.80 

FRAME-M.G. TO VEST 1.50 LF - 30.13 LF 45.20 
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WINDOW-M.G.TO SOUTH 5.10 SF 1 39.62 SF 202.06 

FRAME-M.G.TO SOUTH 25.00 LF - 25 LF 625.00 

UNSULGUARD UNIT 850.00 LS 1 - 850.00 

(1 1/4" LEXGUARD ONLY) 

TOTAL COST U.S. $5,948.73 

INSURANCE, PACKING, SHIPPING (50 PCT) $2,974.37 
INSTALLATION, L.S. $ 400.00 
TOTAL ESTIMATED COST: $9,323. 10 

2. DUE TO LACK OF LOCAL KNOWLEDGE AND AVAILABILITY OF 
BALLASTIC FRAMING, DOOR HINGES TO HOLD DOOR WEIGHT, GASKETS 
FOR SEALING LEXGUARD AND SAFETY GLASS, REQUEST A/SY/FO AND/OR 
A/FBO DESIGN AND PREPARE SHIP AND INSTALLATION DRAWINGS. 

ALSO, REQUEST A/SY/FO CONTACT OPR/ST ON POSSIBILITY OF 
PURCHASING ENTIRE UNIT PREFRABRICATED SUCH AS BEING DONE FOR 
CHANCERY LOBBY AND CONSULAR SECTION. 

3. REGRET DELAY IN SUBMISSION OF ABOVE INFORMATION. 

SNEIDER 

UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 19-Jan-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977SEOUL00501 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D77001 9-0981 
Format: TEL 
From: SEOUL 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1 97701 36/aaaabfvl. tel 

Line Count: 88 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 82e0a2d4-c288-dd11-92da-001cc4696bcc 

Office: ACTION FBOE 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 76 STATE 234733 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 27-Sep-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3557659 
Secure: OPEN 
Status: NATIVE 

Subject: SECURITY MODIFICATIONS, OBX, PROPERTY NO. 01310 
TAGS: ABLD, ASEC 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/82e0a2d4-c288-dd1 1-92da-001cc4696bcc 
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